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Message Text 


UNCLASSIFIED 

PAGE 01 TOKYO 10421 120539Z 

21 

ACTION SY-05 

INFO OCT-01 EA-09 ISO-00 /015 W 

103937 

R 12051 IZJUL 76 
FM AMEMBASSY TOKYO 
TO SECSTATE WASHDC 721 
INFO AMCONSUL HONG KONG 

UNCLAS TOKYO 10421 

DEPT EOR A/SY/T, ATTNC: PERDEW AND SY/EO; 

HONG KONG FOR OIC/RTC 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJECT: WEEKLY ACTIVITY REPORT, 28 JUNE - 02 JULY 

1 . ALARMS - ALL POLES EOR THE PERIMETER ALARM SYSTEM HAVE BEEN 
INSTALLED. CONDUIT WAS PREVIOUSLY RUN. BRACKETS AND CONDUIT 
INSTALLATION FOR WALL MOUNTED ALARMS IS NOT YET COMPLETE. 
LANDSCAPING IS ESSENTIALLY COMPLETE. 

2. CCTV - BID FOR FUKUOKA CCTV REPLACEMENT WAS RENEGOTIATED DOWN- 
WARD IN PRICE TO REFLECT MORE REALISTIC INSTALLATION COSTS. 

MORE DETAILS IN SEPTEL. 

3. MISCELLANEOUS: ON 28 JULY TOOK PICTURES IN AND ABOUT NOB. 

MUCH TIME IS SPENT TALKING WITH FBO ENGINEERS, COORDINATING VARIOUS 
INSTALLATIONS AND TRYING TO ENSURE EVERYTHING IS GETTING DOE. 
HODGSON 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 12 JUL 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976TOKY0 10421 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760267-0608 
From: TOKYO 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760766/aaaacglo.tel 

Line Count: 46 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: schaefaj 
Review Comment: n/a 
Review Content Flags: 

Review Date: 30 MAR 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <30 MAR 2004 by Thomas VJ>; APPROVED <13 SEP 2004 by schaefaj> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: WEEKLY ACTIVITY REPORT, 28 JUNE - 02 JULY 
TAGS: ASEC 
To: STATE 
Type: TE 
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